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REP1REMCE 


Kev York, 3 September 1963 

13 August 1963 
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1 25 X 1 A 
I 25 X 1 A 
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and the uBderaim pd, along 


with 


53/OSA, visited 


contractor’s work on DD-2020 , 


U 


to review 


2. Task I: The development of basic Inforaa- 
tios is continuing. Ho unusual results are forthcoming 
since the last visit three weeks ago. Progress has 
been made, but evidently the rate of progress has been 
slowed by vacations. How that these vacations are 
completed, it is expected that the pace will increase 
os Task I. 


3. The status of the pulsed operation 
study is the sase as that Mentioned la paragraph 2 above. 
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4. Contractor has contacted 


representatives 


here in the United States and will arrange to purchase an 
8 HW- 200 Kv electrostatic generator for experimental 


purposes , The possible reductions of weight from this 
approach have been re-emphasized to the contractor. 
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5. Contractor has been put i n touch with 

\ , Detroit, via 

I _l of lac for th e purpo se ox developing a 

hydraulic motor for the I I electrostatic generator. 
In this Manner, it is hoped that the KHfPSTEK equipment 
can use some of the 60 Kw of hitherto untapped 
hydraulic power of the "0 M vehicle. 
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g. Requests for additional personnel 
clearances will be promptly forwarded for 
action. 



Engineering and Analysis Division 
OSA-DD/SbT 
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EAD/0SA; 

(9 September 1963) 
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